International Business Machines Corporation P.O. Box 1328 
Boca Raton, Florida 33432 


305/ 994-2000 


Mr. Robert O'Rear 

Microsoft 

10800 N.E. Eight - Suite 819 
Bellevue, Washington 98004 


Subject: Hardware/Software Problems 


Reference: Your letter of February 2, 1981 to 
Mr, Pat Harrington. 


Dear Mr. O'Rear: 


It is my understanding that the problem items identified in 
your letter have been corrected. Please keep me up to date 
on any other areas of concern. 


Thanks for expressing your concern and commitment to meet the 
March schedule. As discussed in the February 10, 1981 tele- 
phone conversation, IBM will support that commitment by assum- 
ing full responsibility for developing the test suites for 
86-DOS and the BASIC-86 extensions given the required documenta- 
tion. To further support that commitment, IBM has asked 
Microsoft to recommend on alternate delivery date for the BASIC- 
86 extensions to allow Microsoft to concerntrate its efforts on 
the March deliverables. 


Your expressed concern about the performance of the prototype 
machine is appreciated. IBM Engineering has indicated to me 
that the performance of the final product will be consistent 
with the 8088 architecture. 


Very, truly yours, 


by 
Re De eas 
Manage 


PDE:am 





cc: Bill Gates 
Paul Allen 
Steve Ballmer 
P. D. EStridge 
L. W. Flashinski 


